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itegrity  of  the  official  records. 


.  OO-iKSMtVT  PftPiTINil  OTJlrT.     IB.1J 


ARNO  B.  CAM  MERER, 

;4,n  Director. 


E  OF  THE  SUPERINTENDENT 


DEPARTMENT  OF  THE  INTERIOR 

NATIONAL  PARK  SERVICE 

YELLOWSTONE    NATIONAL  PARK 
YELLOWSTONE  PARK,  WYO. 

June   5,   1935 


The  Director, 

NatJorial  Park  Service, 
Vi/ashi.scton,   n.  C« 

Dear  Mr.  Director: 

Following  is  the  report  of  activities  for  Yellowstone     ational  Park  during 
the  month  of  May,   1935: 

000  -  General 

Becaure  of  a  very  backward  spring,  with  much  snow  and  rain   throughout 
|  arch,  April  and  Vay,   the  roads  were  slow  to  open  this  year,   and  motorists  were 
not  admitted  until  the  15th  of  .Vay.     Last  year  the  North,     test  and  Jiast  entrances 
were  all  open  before  ray  1st  and  motorists  were  admitted  on  that  date,  while 
the  tJouth  entrance  was  opened  to  travel  on     ay  19th,     This  year  only  the  North 
ana  'Vest  gates  were   cleared  of  snow  so  as  to  admit  motorists  by  May  15th  and 
it  was  not  until  the  26th  that  the  Last  entrance  was  opened  to  travel.     There 
was  still  considerable  snow  on  the  south  entrance  road  by  the  end  of  the  month 
and  it  is  not   expected  that  motorists  will  be  permitted  over   this  highway  be- 
fore the  middle  of  June.     Neither  the  Canyon-Tower  Falls  road  nor  the  Old 
iai  thful-.^est  Thumb  road  were  opened  by  the  end  of  the  month. 

The  regular    -3.00  entrance  fee  was  charged  beginning  Aay  15th.     The  fishing 
season  opened  on  May  26th. 

Because  of  the  unsettled  weather  throughout  Tray,   there  being  many  cold 
and  rainy  days,   the   travel  was  somewhat  lighter  than  last  ye?  r,   but  i  t  is  ex- 
pected that  as  soon  as  the   days  become  warmer  and  motorists  start  travelling, 
there  will  be  an  influx  of  Cars  into  the  park  and  all  indications  are   that  the 
Yellowstone  will  enjoy  a  record-breaking  season.     The  railroad  officials  and 
the  park  operators  are  all  optimistic  over  the  rail  travel  and  a  25  per  cent 
increase  is  predicted  in  the  number  of  people  who  will  come  into  the  park  by 
rail. 

Because  of  the  heavy  snows  in  ^Iarch,and  April  and  the  many  rainy  days  in 
Ifey,    the  Park  has  taken  on  a  beautiful  appearance.     Ihe  mountain  tops  are 
practically  covered  with  snow  while  the   slopes  ana  the  meadows  and  valljpsys 

ive  the  appearance  of  a  green  carpet.     There  will,   no  doubt,   be  an  abundance 
of  wild  flowers  in  the  park  this  year  and  early  visitors  have  been  rewarded 
with  seeing  iwany  fine  exhibitions  of  wild  animals,  as  the  wild   life  seems  in 
abundance  everywhere.     There  are  a  considerable  number  of  moose  in  the  vicinity 
of  Willow  Park,  which  the  early  visitors  he  ye  greatly  enjoyed  seeing,   while  a 
large  portion  of  the  bui f alo  herd  had  been  seen  near  the  road  between  Tower  Falls 
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and  the  Buffalo  Ranch. 

because 
"flork  on  the  Apartment  House  wa.    letardod  3omewha  t/of  the  inability  of 
the   contractor   to    get   sui  cable  man    to  work  on  a   30-hour  week.     Because  of  the 
distance    the  nen  must  come  to  obtain  this   work  and  the  expense   in  connection 
wixh   the  moving  and  feeding  and  quarters  of   their  families,    the;;   are  reluct- 
ant  to   cccept  employment  under   the  30 -hour  week.        e     -.ted  attempts  have  been 
made  to  secure  a  40-hour  week  for  men  working  under  Public  V.orks   in  the  park 
but   so  far  without   success. 

,A   conference  of  all  park  rangers  r.es  held  at  Mammoth,  on  the  22d  and  2bd, 
while  all  new  permanent  ranger ?  received  Instructions  in  various  phases  of 
park  r  nger  work  tn  the   20xh  and  21st,    they  also   took  part  in  the  general  con- 
ference on  the  22d  and   23d.      The  conference,   which  was  most  successful  and 
resulted   in  much  benefit  to  all   the  men  who  attended,    was  concluded  with  a 
banquet  anc-  dance  on   the   evening  of  the  23d. 

Bids  were  opened  on  May  31st  for   the  construction  of  a  utility  building 
at  Ma:unoth.     Five   bids  were   received   but,   as   the  bids  exceeded  the  allotment, 
it  was  necessary  to  request  additional  funds  with  a   view  to  awarding  the  con- 
tract.    The  low  bidder  was  McGough  Brothers  of  Saint  Paul,  with  a  bid  of 
$79, 389.00. 

020  -  Oreneral   "eather  Conditions 

A  summary  of  general  weather  conditions  throughout   the  park  will  be 
found  at   the  back  of  this  report. 

021  -  In  the  Park 

Due  to  heavy  snow  conditions  nany  of  the  highways  through  the  park  were 
opened  one  month  later  this  year  than  last,  when  snow  conditions  ?7ero  much 
lighter,  making  it  possible  for  the  Park  Service  snow  plow   to  get  most  of  the 
roads  cleared  of  now  by  May  1st.     The  Dunraven  Pass  road  and  the  road  from 
Old  Faithful  to    .est   Thumb  as  well  as   the  road  from     est  Thumb   to   the  South 
Entrance  are  still  blocked  by  snow.     The  East    Jntrence   road  was  opened  to 
traffic  on  &ay  26th.     The  ^est  and  !Iorth  I  ntrances  were  opened  to  travel  on 
$flay  15th.     Most  of  the  roads  in  the  park  which  have  been  cleared  of  snow  are 
now  in  fairly  good  condition  with  the  exception  of  a  few  stretches  of  recent 
construction  which  are  somewhat  rough  and  muddy,     -iowever,    these  stretches  are 
passable   to  automobile   travel  without  the  use  of  chai:_s. 

022  -  Approaches   to  the  Park 

The  approach  road  to  the  North  Entrance   fas  remained  open  all  winter  and 
the  approach  road  to  the  East  Entrance  of  the  park  has  been  open  since  about 
the  first  of  the  month.     The     est  Entrance  approach  road  via  Ennis  and  Hebgan 
Lake  was  opened  late  in  April.     The    "est  Entrance  approach  roads  via    \shton 
end  Gallatin  were  not  cleared  of  snow  until  about  May  8th.     The  Cooke   City 
approach  road  is  still  closed  by  snow,   and  the  South   Entrance  approach  was  not 
opened  until  May  19th,   when  the    .yoming  snow  plow  reached   the  Louth  Entrance 
checking  station  and  then  returned  to  Jackson  to  open  the  highway  from  Jackson 
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over  Teton  Pass.     All  approach  roads  which  have  been   cleared  of   snow  during 
this-month  are  in  good  condition. 

023  -  In  Nearby  States 

either  conditions  similar  to   those  in  Yellowstone  Park  prevailed  in  the 
nearby  states. 

100  -  Administration 

110  -  Status  of  Work 

Superintendent  Toll   returned  to  the  park  from  Denver  on  April  29th  and 
regained  here  until  the  9th  of  Ivlay,  when  he  departed  for  -ashington  for  a  con- 
ference with  Park  Service  officials  on  the  inspection  of  proposed  park  areas. 
Fe  returned  on  the  20 tb  but  left  again  on  the  30th  for  Grand  Canyon  Ifetional 
Park  for  an  inspection  trip  of  the  Colorado  River  canyons,  expecting  to  return 
with  his  family  on  June  10th.     Assistant  Superintendent  Emmert  was  Acting 
Superintendent  during  his  absence. 

With  the  additional  work  occasioned  by  E.C.    .  and  P."'.  and  because  of  the 
increase  in  paper  work  in  connection  with  appointments  of  all  kinds,   as  well 
as  the  increase  in  other  activities,    it  has  been  necessary  for  our  entire  ad- 
ministrative force  to  put  in  many  hours  of  overtime.     Practically  every  night 
the  members  in  the  accounting  office  were   obliged  to  spend  several  hours  in 
the  office,  while  all  other  clerks  and  officials  found  it  necessary  to  come 
to  the  office  in  the  evenings  and  early  in  the  mornings  in  an  attempt  to  try 
to  keep  the  work  as  nearly  current  as  pos.  ible.     The  assignment  of  Disbursing 
Clerk     atson  to  Rapid  City,   South  Dakota  for  more   than  a  week  considerably 
handicapped  our  organization  while  the  transfer  of  our  disbursing  to  Helena 
made  additional  work.     Also,    we  were  without  the  services  of  Clerk  Tonini  for 
about  two  weeks,  he  having  been  called  to  Denver  because  of   the  serious  illness 
of  his  Mother.     The  breaking  in  of  new   employees  has  also   slowed  up  our  out- 
put. 

Miss  Helen  Pollock  was  selected  from  the  Forest  and  Field  Clerk  register 
for  one  of  our   seasonal  positions  and   reported  on  Nay  15>th. 

Miss  Constance  0'Malley,    Clerk   (P.  ..)    reported  on  the   15th. 

Bernard  W.  Menbroer,    selected  from  the  Forest  and  Field  Clerk  register 
for  a  seasonal   clerk  position,   reported  on  May  29th  to  assume  his  duties  on 
June  1st. 

Clerk  R.  Edgar  Dansie,  who  w  s  in  Superintendent  Toll's  office  at  Denver 
during  the  winter,   returned   to  the  park  on  the  12th. 

120   -   Inspections  by: 

121  -  Superintendent 

Superintendent  "oil  made  inspections  around  headquarters  and  into  the 
interior  and  outside  of  the  park  ss  follows: 

-3- 


<ll 


ft 

■     ■ 

■ 
■ 

...... 

- 

| 
I 

■ 


A,ay  4  -  To  r.crris  and  return  in  the  morning  with  Robert  .  hillips, 
Director i  Rotary  International  and  Charles  'roman,  District  Governor  for 
I  o..tana;  to' Tower  Falls  and  vicinity  in  the  afternoon  and  to  Livingston  in  the 
evening,   'rssrs.  Kmmert  and  Joffe  accompanied  party  on  trip  in  park. 

May  5  -  To  Eelena  rom  Livingston  to  attend  Rotary  Convention  and  to  meet 
with  State  and  Fede?al  officials  on  matters  affecting  the  park. 

May  6  -  In  Eelena. 

May  7  -  Returned  to  park  from  Helena   in  evening. 

May  9  -  Departed  in  evening  for   Vashin^ton  for  conference  on   inspection  of 
proposed  areas. 

I  ay  20  -  Returned  to  park  from    Washington,    sto   ping  in  Livingston  to  attend 
Rotary  Veeting. 

ilay  22  -  Attended  Hanger   Conference   in  Canteen  building. 

ay  26   -  To  Cody  with  Mr.  Eramert  to  attend  meeting  of  Cody  Club  aid   confer 
with  Cody  people. 

Hay  27  -  Returned  from  Cody,  arriving  toanrioth  in  evening. 

May  30  -  Departed  for  Grand  Canyon  National  Park  for   inspection  trip  by 
of  the  Colorado/ River  Canyon. 

123  -  National  Park  service  Officers 

George  Gibbs,    Regional  Officer,   Region  VI,    Omaha,   Nebraska,    arrived  via 
North  Gate  on  May  3d  and  departed  on  the  4th.     Be  was  accompanied  by  Mr.  Miller, 
from  his  office. 

Frank  Mattson,   Resident  Landscape  Architect,   National  Park  Service,  arrived 
via  Garainer  on  May  3d.     Mr.  Mattson  will  be  in  charge  of  the  Branch  of  Plans 
and  Besigns  activities  in  the  park  throughout  the  summer* 

Franklin  Rogers,   Structural  Engineer,   National  Park  Service,   San  Francisco, 
assigned  to  duty  on  the  Apartment  House,   returned  with  Mrs.  Rogers  on  the  12th. 

Robert  Hall,   Junior  Landscape  Architect,   assigned  to  the  park  during  the 
summer,   arrived  on  the  13th  via   the  West  Gate. 

W.  G.  Hill,    Instructor,   State  Parks,    Omaha,    arrived  via   the   North  Gate 
on  the  16th  and  departed  by  the  same  gateway   the  following  day. 

George   Baggley,   Chief  Ranker  of    the  Yellowstone   and  now    assigned   to  State 
Parks  work  under  E.C.W.,   arrived  vie   Gardiner  on  the  17th,   departing  via  the 
'"est  Gate  on  the   29th. 

Herbert  Evison  of  the  State  Parks  Division  of   the  National  Park  Service, 
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arrived  on    the  24th,   made   a  trir>   to  Old   Faithful  with   Superintendent  Toll  and 
deoarted  the  Bin   clay. 

Ed  Nickel   of  the    !    -mch  of  Plans  and  Design,    San  Francisco,    arrived  on 
the  30th  so  as   to  be  present  at   the  opening  of  bids  on  the  Utility  Building. 
He  dew  rted  on  June  1st  via   the  Yorth  Gate. 

124  -  Other  Interior  Department  Officials 

L.  R.  Sawyer  of  the  U.  S.  Geological  Surveyi  Boise,  Idaho,  arrived  in  the 
park  via  the  Rest  C-ate  on  'fay  16th  for  an  Inspection  of  the  water  gauging. 

125  -   Other  Governmental    Officers 

7>'illiam  H.  Fowler,   Held  i laminar,   Civil  Service  Commission,  Denver, 
arrived  and  departed  on    the   22d. 

140   -  Labor  Situation 

Many  men  were   placed   to  work  on  various  park  projects  and   the  unemployed 
situation  in  the  vicinity  of   the   Dark  has  been  greatly  relieved.     The  30-hour 
week  regul   tio  s  under   Public     orks  in  going  contracts  has  considerably  handi- 
capped the  contractors,   as  many  men  refused  to  come  into  the  park  from  any 
considerable  distance  for  only  30  hours  work  each  week.        any  of  the  ipen  who 
do  report  refuse   to  stay  and   there  has  been  a   continual   turn-over  of  employ- 
ees,  especially  on  the  Apartment  Louse  Building.     ..e  have  had  difficulty  in 
getting  good  plumbers  and  carpenters  because  of   the  opening  up  of  Federal 
projects  outside  the  park  but   there   should  be  little  reason  for  a  person  who 
is  very  desirous  Of  working  and  who  lives  in  the  immediate  vici  dty  of   the 
park  not  being  employed.     The  National  Reemployment  Office  in  the  park  has 
been  placing  all  men  under  Publ '  c  'Vorks  projects  but  has  had  some  difficulty  in 
getting  proper  i.ien  for  certain  positions  because  of   the  30-hour  regulation. 
It  is  evident  that   the   30- hour  week  should  never  have  been  made   to  apply  to 
a  region  as  remote  as   the  Yellowstone,  where  there  are  no  large  industries 
close  by  and  where  employees  must  report  from  considerable  distances  at  a 

reat  expense   in  order    to  obtain  work.     The  activities  of  other  Government 
agencies  have  provided  employment  for  men  nearer  their  homes  and  for  some  po- 
sitions the  contractors  have  been  having  difficulty  in  getting  the  proper  type 
of  employee. 

ReDresentatives  from  the  .-iontana,     .yoming  and  Idaho  Rational  Reemployment 
Offices  met  in  the  park  on  May  1st  with  members  of  the  Reemployment   /advisory 
Toard  to  discuss  the  operations  of   the  reemployment   service  in  the  park. 

150  -  Fquipment  and  oupplies 

There  were   three  carloads  each  of  E.C.V.   tractors,   gasoline ,    coal  and 
lumber;    1  carload  e?ch  of  tile  pipe,    cement  and  shingles;    five  carloads  of 
road  oil;    thirteen  crrloads  of  K«C«    .    trucks  and  four  carloads  of  steel  pipe 
in  addition  to  other  large   shipments  of  chlorine  gas,   wall  board,    coal, 
groceries,   hardware,    etc.,   weighing  76,803  lbs. 

160  -  Status  of  Alienated  Lands 
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The  work  of   optioning  and  preparing  the  necessary  reports  on  the    sub- 
marginal  land  north  of  the  park,which  it   is  proposed  to   purchase  to  enlarge 
the  northern  elk  herd  range,  progressed  throughout  the  month  and  by  the  end 
of  the  month  the  final  report  on  the  project  had  been  prepared  and  necessary 
copies   distributed.     Mr.  Swim's  office,   which  handled  this  work,   was  moved  to 
Fozeman  on  May  8th  snd  continued  operating  there  until  the  work  was  finished. 

170  -  Plans,  Maps  and  Surveys 

There  was  no  change  in  the  Engineering  personnel  during  the  mo£th  and  all 
work  was  routine  covering  regular,   Public  Works  and  E.C.W.  activities.     The 
volume  of  work  increased  materially  during  the  month  and  this  section  was  badly 
handicapped  by  the  lack  of  an  adequate  number  of  employees. 


180  -  Circulars,   Placards,   Publicity  Bulletins,  etc, 


Circulars  Nos.   5  to  11 ,   inclusive,  were  issued  during  the  month  and  copies 
are  attached.     The  'ay- June  issue  of  Nature  Notes  is  being  prepared  and  will 
be  issued  shortly. 

Several  news  stories  and  a  number  of  pictures  were   sent  out  for  publicity 
purposes. 

Our  supply  of  1935  Circulars  of  General  Information  booklets  were  re- 
ceived.    The  Government  supply  was  augmented  by  20,000  copies  purchased  by  the 
Yellowstone  Park  Hotel  Company* 

200  -  Maintenance,   Improvements  and  Hew  Construction 

210  -  Road  Maintenance 

Snow  removal  continued   throughout  the  month  with  the  park  equipment  work- 
ing through  to  the  East  Entrance,   south  to   Arnica  Creek  north  of  West  Thumb, 
and  at  the  close  of   the  month   still  had  four  miles  of   the  Dunraven  Pass  road 
and  the  twenty-mile  section  between  Old   Faithful  and  '.'est  Thumb  yet   to  be 
cleared.     Soon  after  the   first  of   the  month  it  became   apparent   that  the  park 
equipment  would  not  be  able  to  do   all  the  necessary  clearing,   even  though 
bein-  worked  double   shifts,   and   the    Montana  State  Highway  plow  was  rented  to 
work  the     est  Gallatin  section  at  the  northwest  entrance  of  the  park  and  the 
Wyoming  plow  to  clear  from  Moran  to  the  south  boundary  and  work  north  into  the 
park  as  lon>'  as   that  equipment  could  be   spared  from  the  State.     Snow  conditions 
were  found   to  be  fairly  comparable  to  the   seasons  of  1928  and  1929  and   surface 
conditions  after  the   removal  of  the   snow  were  even  more   critical  with  weather 
conditions  extremely  unfavorable  to  accomplish  satisfactory  heavy  maintenance. 
Slides  between  Sylvan  Pass  and.   the  East  Entrance  were   so  numerous  and   so  heavy 
that  it  was  necessary  to  use  the  gas  shovel  for  their  removal  and  other  sections 
suffered  nearly  as  badly  from  slides  and  washouts. 

The   section  crew  for   the  East  Forest  was  organized  on  May  1st  an, , while 
this  section  was  is  such  poor  condition  that  nearly  double   the  usu?l   crew  was 
found  necessary, this  road  is  now  in  good  condition. 
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The   South  Forest  road   crew  was  organized  at    Mammoth  on  May  22d  and  all 
supplies  and  equipment  had  to  he  transported  around  the  "boundary  of  the  park 
and  north  through  Victor,    Idaho  m  aa,     yoming  si  ice  the  park  road  south 

of     est  Thumb  was  still  blocked  with  snow.     Telephone  reports  from  the    section 
foreman  and  from  the   ranger  at  the   oouth  Entrance  indicate  that  this   section 
is  in  reasonably  good  condition. 

The  rock  crushing  plant  near  Gardiner  was   in  operation   throughout  the 
month  and  road  oiling  was  under  way  on   the   Gardiner -Mammoth  section  and  over 
the  roads  in  the  headquarters  area. 

220  -   Imp ro  vera ents 

ohops .     The  usual  maintenance  and  operation  was  carried  on  during  the 
month.     All  of  the  equipment  has   been  overhauled  with  the  exception  of   the 
10-ton  LaCrosse   trailer,  on  which  we  are   i  stalling  air  Drakes  at  this  time 
and  it  should  be  out  of  the  shop  very  shortly. 

Carpenter  Shop,     Other  miscellaneous  building  and  repairs  were  made  be- 
sides crating  furniture,  building   tent  franes  and  tent  houses,  hear   cages, 
drafting   tahles,    etc. 

Plumbing  Department.      The  usual  maintenance   and  operation  was  carried  on 
curing  the  month.     The  water  was  turned  on  at  Old  Faithful,   Canyon,   Fishing 
ridge,    Lake  and    .'ad i son  Junction. 

Paint  Shop,     '/forked  on  various  jobs  for  weather  Bureau,   Bureau  of  Public 
Roads  and  E.C.TV.       Iso  put  out  many  new  metal  signs  besides  other  miscellaneous 
jobs. 

Electrical  Department.      In  addition  to   the  usual  maintenance  and  repair 
work  during  the  month,    several  of  the  buildings  were  wired  for  lights.     The 
building  of  a  new   telephone  line  from  Haynes  Picture  Shop  at  Tower  Falls  to 
the  new  Buffalo  Show  Corral  on  Antelope  Creek  was  commenced. 

230  -   ;iew  Construction 

The  following  construction  projects  were   active  during  the  month: 

F.P.  34G  -  Apartment  Building:     Very  satisfactory  progress  was  made  on  this 
contract  during  the  month  with  all  concrete  footings  and  the  greater  portion 
of  the  walls  to   the  first  floor  level  having  been  poured. 

F.P.   225.8  -  Roads  for  "arrmoth  Area,   Museum  Section:      Accomplishments  on  this 
project  consisted  of   the  addition  of  some   surfacing  material  and  the  oiling 
of  the  roadway  and  parking  area.     The  additional  work  to  complete  the  prorject, 
rolling  and  armor  coating  the  parking  area  will  be  finished  early  during  the 
coming  month. 

F.P.   151  -  Game  Pasture,   Buffalo:      "fork  on   this  project  consisted  of  the 
erection  of  approximately  300  feet  of  temporary  fencing  to   close  a  gap   in  the 
show   corral   and  some   post   construction  maintenance  on  the  pasture  fence. 
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F.P.  509  -  Trail  Bridges:     Progress  on  this  project  was  exceptionally  satisfactory 
and  unit  costs  to  date  make   it  appear   that  a  considerable  saving  will  result  from 
carrying  on  the  work  as  a  force  account  project  rather  than  contract  as  originally 
planned.      Accomplishments  for  the  month  consisted  of   the  pouring  of  practically  all 
necessary  concrete   for  the  towers  and  bridge   seats  and  the   complete  erection  of 
the  west   tower. 

F.P.   223.8  -  Norris   Basin,   Thermal  Area   Footpaths:      .  ork  was  opened  on    this  project 
on  the  27th  of  the  month,   quarrying  and  transporting  rock  for  curbing  and  bridge 
work. 

F.P.   627.1  -  Forest  Nursery,   Game  Ranch:      This  project  was   started  late   in  the 
month  and  very  little  more  than  design  and  preliminary  work  could  be  accomplished. 
Clearing  of  brush,   disc  cultivation  of  the  first  unit,  and  some  planting  for  the 
shelter  belt  constituted  the  bulk  of   the  work. 

F.P.  598  -  '?ater  and  Power  Development,  Mammoth:     Two  thousand  lineal  feet  of  trench 
on  the  penstock  li    e  was  excavated  to  the  finished  grade  line  and  slightly  in  ex- 
cess of  1,000  lineal  feet  was  completed  on  the  bypass  line  around  the   reservoir 
site.     The  steel  pipe  for  the  bypass  li   e  arrived  during  the  last  week  of  the 
month  and  was  hauled  to   the  site  for  distribution.     Bids  for  installing  the  pen- 
stock were  opened  in  the  office  of  the  Chief  Engineer  and  forwarded  to  the 
Superintendent  for  approval  and  proposals  for  various  other  items  were  issued 
during  the  month. 

Contract  Construction  -  Contractors  on  practically  all  major  road  projects 
started  preliminary  work  as  soon  as  the  snow  nlow  reached  the   section  with  which 
they  were  concerned  and  in  sane  instances  assisted  in  the  work  of   snow  ranoval 
to  the  extent  of  clearing  the   snow   banks  from  the  shoulders   to  aid  drainage  con- 
ditions. 

The  Lava  Creek-Mammoth  section  under  surfacing  contract  shoved   construct- 
ive progress  with   the  base  course  practically  all  spread  and  rolled  at  the  end 
of  the  month. 

On  May  24th  the  Bureau  §£  Public  Roads  office  in  Denver  opened  bids  for 
constructing  and  improving  Project  PEC  1-H-1|   Drainage  Improvements  of   the  Grand 
Loop  arid  award  was  made   to  J".  L.  McLaughlin  who  bid  $10,890, 

Bids  were  opened  at  Mammoth  on  May  31st  for  the  Utility  Building  pro- 
posed to  be  constructed  at  Mammoth  and,  while  five  bids  were  received,    the 
amount  bid  was  some  £10,000  in  ex  cess  of   the  allotment.     A  request  was  made  to 
-qshington  for   additional  funds  so  that  award  could  be  made,     MeGough  Brothers 
of  St.  Paul  were  low,    excluding  alternates,   with  a  bid  of  $79,889, 

300   -  Activities  of  Other  Agencies  in  the  Park 

310  -  Public   Service  Contractors 

The  general  store  at  Mammoth  remained  opened  throughout   the  month  to  take 
care  of  local  residents 9  employees  and  early  visitors, 
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Mr.  C  A.  Hamilton  provided  meals  and  lodgings  at   his   stores  at  Old 
Faithful  and  Lake  from  "fay  15th,   when  the  first  motorists  were  admitted  until 
■>y   25,    inclusive,    the  Lod-e   and  Camps  Company  opening  their   housekeeping 
cabins  and   cafeterias  at  Old  Faithful,   Lake    and  Canyon  on  the   26  th.     The  house- 
keeping cabins  and   lodge  at   Mammoth  opened  on  the  26th  while   the  Thumb  house- 
keeping cabins  began  operating  on   the   29  th. 

Mr.  C.  A.  Hamilton  was  able   to  reach  his  Old  Faithful  Store  on  the  8th. 

Mr.  W.  M.  Nichols  arrived  in    the  park  for  a   short  visit  on  the  9th,  ex- 
pecting to  open  his  office  at  Mammoth  on  June  3. 

Mr.  and  Mrs.  J.  E.  Raynes  arrived  on  the  21st  and  their  Mammoth  stores 
were  opened  on  the   23d. 

Mr.  H.   B.  Brown,   Superintendent  of  the  Park  Hotels,  arrived  on  the  30th 
with  Mrs.  Brown. 

400   -  Flora,    Fauna  and  Natural  Phenomena 

410  -  Ranger,   Naturalist  and  Guide  Service 

The  usual  protection  department  activities  were   carried  on  during  the  month 
in  addition  to  the  numerous  emergency  activities  which  have  come  under   the  ad- 
ministration of  this  department.     Due  to  the  press  of  emergency  work,   four 
temporary  men  were  employed  this  month  to  help  carry  on  with  the  regular 
activities  and  work.     Three  permanent  vacancies  were  filled  during   this  month 
essrs.  Oberhansley,    Condon  and    'est. 

Acting  Chief  Ranger  LaNoue  spent  most  of   the  month  on  regular  and 
emergency  work  in   the  interior  of  the  park,  maki  g  various  inspection  trips   to 
the  outlying  stations  and  districts.     He   also  devoted  some   time  to  the   sub- 
marginal  land  purchasing  project  for  the  northern  winter  elk  range 

Assistant  Chief  Ran :  er  filler  ha?  devoted  his  time  to   the   supervision  of 
E.C.'v.  activities  during   the  month. 

'cting  Assistant  Chief  Ranger  Barrows,   in  charge  of  forestry  work,  has 
devoted  most  of  his  time  to  insect  control  and  forest  nursery  supervision. 

Acting  Assistant  Chief  Ranger  Elliott  devoted  his   tia»   to  activities 
connected  with  the  ^sn^.geracnt  of   the  Chief  Ranger's  office. 

cting  Assistant  Chief  Ranger  Skinner  ha.-  been  in  the  field  during  the 
month  supervising  and  managing  trail  maintenance  and  repair  and  other  phases 
of  field  work. 

A  ranker  conference  for  all  rangers  was  held  on  May  22  and  23.     All 
rangers  in  the  park  with  the  exception  of   Arnold,   Gammill  and  Ogston  attended. 
Arnold  and  Gammill  wore  sick  with  influenza  at  the  time.     During  the   two  days 
previous  to  the  general  conference  a    special   training   school  was  held  for 
those  new  men  who   attended  the   conference   and  who  have   joined  the  force   since 
the  last  ranger  conference  was  held.     These   two  days  were  devoted  to  a  general 
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outline  of  policies  and  training  work  which  had  been  covered  in  previous  con- 
ferences end  with  which  it  was  not  desired  to  burden  all  the  men  who  attended 
the   general   Conference. 

420  -     useum  Service 

Assistant  Park  Naturalist  Crowe  gave   lectures  during  the  month  at  the 
Mammoth  C.C.C.  Camp  No.  1349.     Junior  Park  Naturalist  Xearns  made  two  trips  to 
the  Lewis  and  Clark  Caverns  National  Monument  in  May,   one  with  a  party  from  the 
Montana  Governor's  Of  "'ice  and  another  wi  th  a  ^arty  from  the  National  Park 
Service,   State  Park  Division. 

440  -  Insect  Control 

On  May  25th  severrl  attacks  of  mountain  pine  beetle  were  discovered  in 
the  f'lammoth  Campground  Id  limber  pine.     Control  measures  were  started  at  once 
under  an  E.C.'.V.   program.     The  infestation  covered   the  Mammoth  Campground  and 
the  Hot  Spring  formation   area  in   the  Ifeuotk  vicinity.     To  date,   61  trees  have 
been  located  and  29  have  been  treated.     Four  members  of  the  permanent  ranger 
force  have  been  assigned  to   duty  on  this  project  and  are  running  a  preliminary 
survey  of  the  entire  infested  area,   and  supervising  the   crews  of  C.C.C.  enrollees 
employed  in  treating  of  the  infested  trees. 

460  -  Birds 


Numerous  species  of  waterfowl  have  been  noticed  in  increasing  numbers  on 
waters  in  Yellowstone  park.     Geese  and  ducks  have  been  observed  preparing  for 
their  nesting  season,     several  pair  of  trumpeter  swan  have  been  observed  on 
Swan  lake,    Trumpeter  Lake,  Madison  River,   and  various  other  bodies  of  water. 
Lowever,   none  of   these   swan,  ercept  those   on  ^wan  Lake,  have  been  observed  to 
be  preparing  their  nests  for  the  mating  season.     Renders   in  the  interior  of  the 
park  report  waterfowl  equally,   if  not  more,   plentiful  than  they  have  been  in 
previous  years  at  this  season. 

470  -  Animals 

The  cool  wet  spring  weather  has  materially  aided  in  bringing  about  better 
range  conditions  than  hrve  been  experienced  at  this   season  for  a  number  of  years. 
Most  of   the  larger   game  animals  have  been  moving  off  the  winter  range  and  are 
migrating  toward  the  regular  summer  range,    following  the   snow  line  as  it  recedes. 
The  food  supply  at  the  present  time   is  plentiful  and  all  animals  which  have  sur- 
vived the  severe  winter  and   early  spring  conditions  now  seem  to  be  in  good  health 
and  active  condition. 

ELK  -  During  the  month  numerous  elk  died  of  tick  inf  -station  and  starvation. 
The  total  actual  count  of   dead  elk  to  date  is  591  for  the  entire  northern  elk 
range.     However,   it  is   estimated  that  this  figure  is  only  50  ver  cent  accurate 
because   it  has  been  found   that   the  dead  animals  are    scattered   over   a  wide  area 
and  it  has  bem  impossible   to  reach  all  places  where   the  dead  may  be  found.     It 
is   believed   thrt  at   least  1,000  head  hsve   died  due  to   starvation,    ticks,    disease, 
and  other  factors  such  as  scouring  caused  by  eating  fresh  green  grass.     With 
this  estimated   total  of   deaths  in  the  elk  herd  and   the  estimated  count  which  was 
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obtained  during   the  month  of   April,    it  is   believed  thnt  the  northern  elk  herd 
now  numbers  somewhere  in  the  neighborhood  of  9,000  head.     A  few  elk  calves  have 
been  observed  this  spring  in  the  vicinity  of  Madison  Junction,   Old  Faithful, 
Norris,   and  West  Yellowstone.     The  first  calves  were  observed  as  early  as 
May  26tl  .     To  date,    there  does  not  seem  to  be   a  very  large  number  of   calves  in 
the  herd. 

DEIR  -  Most  of  the  deer  have  left   their  winter  range  in  the  vicinity  of 
jammoth,   Gardiner,   and  the  Game  Ranch,   and  are  gradually  moving  up  toward  the 
summer  range  at  higher  altitudes.     A  few  head  can  still  be  seen  in  the  vicinity 
of  Mammoth  daily.      They  all  apnea r  to  be   in  good  condition,   and  have  a  plentiful 
food  supply. 

AI-ITEIOPE  -  Antelope  were  noticed  in  the  vicinity  of   the  Buffalo  Ranch  and 
Lamar  Flats  as  early  as  lay  20th.     These  animals  winter  in  the  vicinity  of 
Gardiner  end  the  Game  Ranch,  and  always  follow   the  snow  line  as  it   recedes  to 
higher  altitudes,   and  summer  in  the  vicinity  of   the  Buffalo  Ranch  and  Upper  Lamar 
River.     There  was  only  a   light  winter  kill  in  the  antelope  here    this  wintero 
Most  of  these  animals  came  through  in  excellent  condition  and  all  appear  to  be 
in  good  condition  at   the  present  time  with  renge  conditions  excellent. 

MOUNTAIN  SHEEP  -  About  150  mountain  sheep  were  observed  on  Mt.  Everts   and   in 
the   vicinity  of  Gardiner  during  the  entire  winter  and  up  until  the  latter  part 
of  April.     These  animals  have  also  moved  to  their  summer  range  now,   and  have 
recently  been  observed  in  the  vicinity  of  Tower  Fflls  and  Specimen  Ridge. 

MOOSE  -  The  habits  of  the  moose  are  contrary  to  those  of  other  game  animals 
in  their  movement  from  summer  to  winter  range,   in  that  the  moose  winter  at  higher 
altitudes  where   anow  conditions  are  more  severe.     During  this  month  it  has  been 
observed  that  the  moose  have  moved  down  to  the  lower  altitudes  in     illow  Park 
and  in  the  vicinity  of  Swan  Lake  Flat.     As  many  as  15  head  were  observed  in  this 
area  one  evening  a   short  time  ago.     These  animals  make  this  smell  area  their 
summer  range  and  may  be  seen  there  daily  by  tourists.     All  moose  observed  are 
in  good  condition  and   their  food   supply  is  plentiful. 

BUFFALO  -  The  feeding  of  buffalo  on   the  winter  feeding  ground  was  discontinued 
late  in  April.     The  latest  count  on  this  year's  buffalo  calf  crop  was  76.     This 
count  was  made  about  the  middle  of  the  month,   and  it  is  probable  that  there  has 
been  a   considerable   increase  si  ce   that  time.     However,    the  buffalo  herd  has 
moved  up  to  a  higher  range  and  it  has  not  been  possible  to  make  further  counts 
on  the  number  of  calves  this  year. 

BEARS  -  Bears  have  been  out  and  seen  around  the  more  concentrated  utility 
areas  during  the  entire  month.     Two  female  grizzly  bears  were  captured  this 
month  and  shipped  out  of  the  park.     One  was  shipped  to  the  Duluth  Zoo  at  Duluth, 
Minnesota     and  the  other  to  the  San  Jancinto  High  School  senior  class  for  presen- 
tation to  the  Houston  Zoo  at  Houston,   Texas.     No  serious  depredations  have  been 
attributed  to  bears  so  far  this  year. 

480  -  Phenomena 

Angel  Terrace  -  The  flow  of  water  has  increased  and  the  travertine   is 
depositing  more  rapidly.     Activity  continues  to   the  north  and  to   the  south.     The 
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south  outlet  has   the  greater  flow. 

Baby  Spring  -  This   spring  has  increased  over  last  month  and   shows  many 
varieties  of  algae  and  travertine  deposits. 

Cleopatra  Spring  -  This  spring  also  has   increased   its  flow.     Two  outlets 
ere   active  about  forty  feet  apart. 

Hymen  Spring  -  No  change. 

Jupiter  Terrace  -  There  is  no  flow  from  the  spring,    but  waters  from  Blue 
Spring  are  flowing  over   the   south  portion. 

:,!ain  Terrace  -  Shows  a  little  flow  at  each  end. 

■  inerva  Spring  -  Hps  increased  slightly. 

Mound  Spring  has  increased. 

?terrow  Gauge  is  sputtering  at  several  points  with  no  overflow.     Sulphur 
is  depositing  in  these  vents. 

Palette  Spring  -  has  not  increased  in  flow  since  the  decline  of  last  month. 

Pulpit  Terrace  -  Two  outlets  are  now  flowing  above  this   terrace. 

Orange  Soring  Mound  -  No  change  from  last  month. 

Opal  Spring  is  increasing  and  continues   to  be  one  of  the  most    beautiful 
formations. 

New  Spring  -  This  spring,  mentioned  last  month,   has  continued  to  flow 
strong.     The  overflow  has  reached  a  point  below  iiinerva  Spring,     '/-'here  it  drops 
over  the  edge  of  Main  Terrace  a  beautiful  waterfall  has  developed.     The  pool 
covers  the  same  area.      Temperature,   154     F. 

Other  New   Activity  -  Twenty  feet  above  this  new  pool  in  an  old  portion  of 
the  formation,   hot  water  has  appeared  in  an  8- inch  crack.     The  temperature  is 
158°  F«  and  the  water  is  within  18  inches  of  the  surface.     Much  gas  is  being 
liberated  at  this  point. 

Another  new  spring  broke  out  about  May  15th  on  the  formation   below  High- 
land Terrace.     The    -ater  is   spurting  up  from  2  to  4  inches  in  height  along  an 
old  crack.     Travertine   is  being  deposited  over  an  area   25  feet  in   diameter. 
Temperature   152°   to  154°  F. 

A  small  seepage  started  during  the  month  on  the  west  side  of  the  Devil's 
Kitchen  parking  area.      It  has  not  increased  in  size. 

It  appears  that  melting  of  snow  and  heavy  spring  rains  on  the  higher  slopes 
have  had  a  pronounced  effect  on  the  flow  of  various  springs  in  the  Mammoth  area. 
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Upper  Geyser  Basin  -  A  number  of  the  hot   springs  and  geysers  in  the 
vicinity  of  Old  Faithful  were  more  active   in  May  than  for  a  number  of  years, 
due   probably  to   the   cool  weather  and  the  consequent  slow  melting  of  snow,  which 
permitted  most  of  the  moisture  to  go   directly  into  the  soil  and  into  the 
fissures  which  fo  d  the  geysers. 

Hot  springs  which   show  a  greater  activity  and  a  greater  flow  of  water  are 
Twin  Sisters  Spring,   Black  Pearl  Pool,   Sapphire  Pool,   and  many  of  the   smaller 
springs. 

Old  Faithful,    Daisy,     Mverside,    Grand,   The  Grotto,    Castle,   and  Sawmill 
geysers  are  ap-r-'rently  expelling  more  water  than  normally,   hut  the  height  of 
play  in  some  cases  appears   to  be   somewhat  less.     The  Oastle,    Grand,  and   Sawmill 
are  in  eruption  at  more  frequent   intervals  than  last  year,   the  latter  being 
almost  continually  active. 

490  -  Miscellaneous 

The  fishing  season  in  Yellowstone  Park  was  declared  open  on  May  26th, 
Kigh  waters  in  most  rivers  of  the  park  has  caused  poor  fishing  conditions. 
Lowever,   in  some  areas  fly  fishing  has  been  excellent  and  some  good  catches 
have  been  made. 

A  total  of  153,600  Loch  Leven  advanced  fry  were  released  in  th6  Madison 
River  inside  the  park  during   the  month.     These  fry  were  raised  at  the  Emigrant 
State  Hatchery  from  eggs  which  were   taken  on  the  lower  Madison  Hiver  in  the 
fall  of  1934.     The  eggs  were   taken  by  the  Montana  State  Fish  and  Game  Depart- 
ment from  fish  which  were    captured  in  their  traps  just  outside  of  the  park 
boundaries  on  the  Madison  River,   and  were  hatched  at  the  Emigrant  State  Fish 
Hatchery  near  Livingston,  Montana,  and  raised  to  the  advanced  fry  stage  and 
hauled  back  into  the  park  this  spring. 

k%  the  present  time  about  11,000,000  Rainbow  eggs  have  been  taken  from 
the  friadison  River  and  Tuck  Creek  along  the  west  side  of  the  park.     This  is  a 
considerable  increase   over  the  number  which  had  been  taken  at  this  date  last 
year. 

Cutting   Areas-  The  Old  Faithful  timber   cutting  area  was  inspected  this  month 
as  soon  as  snow  conditions  permitted.     The  area  where  clear  cutting  was  practiced 
last   summer  had  pr   ctically  no  blow  down,   and   there  was  apparently  no  damage 
to  reproduction  resulting  from  the  clear  cutting  operations. 

Forest  Tree  ilursery  -  The  Yellowstone  Park  forest   tree  nursery  has  been  lo- 
cated at  the  Game    ^reservation  Ranch  and  the  work  of  laying  out  and  making 
plans  for   the  nursery  development  has  been  completed.     One  hundred  ninety- six 
trees  have  been  transplanted  from  the  woods  for   shelter  belt  planting.     The 
seed  bed  areas  have  been  plowed,   disced,   and  harrowed,   and  24  seed  beds  have 
been  prepared  for  spring  planting.     A  temporary  w.ter  system  has  been  installed 
and  seeding  operations  are  going  forward. 

Type  Mapping  -  The  first  type-mapping   crew  was  organized  and   trained  for 
two  days  at  Mammoth,    starting  \:ay  20th.     On  May  22d  the  crew  moved  to  Miller 
Creek  Snowshoe   Cabin  and  started  work  on   completing  a   traverse  up  the  Lamar 
River.     Snow  conditions  have  interfered  to  some  extent  with  the  progress  of 
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the  work.     It   is  expected  that  a  second  crew  will  be  organized  about  June  1 
to  proceed  with  completing  another  traverse  from  the  Lake  Sanger  Station  to 
the  iast  I.ntrance,    and  as  soon  as  snow   conditions  permit,    the  actual   type- 
mapping  will   be   carried  ahead. 

500  -  Use  of  Park  facilities  by  the  Public 

510  -  Increase  or  Decrease  in  Travel 

Pre- sea  son  travel  for   this  month  amounted  to  1644  automobiles  and  4680 
persons,   as    compared  with  3184  automobiles  and  10,105  passengers  for   the  same 
month  last  year.     Total  pre-season   travel  to  date  consists  of   3987  motor 
vehicles  with  11,734  visitors  as  compared  with  6653  motor  vehicles   and  20,396 
visitors  for  the  same  period  last  year.     The  percentage  of  decrease  in  pre- 
season  travel  to  date   amounts  to  42.5,     This  may  be  explained  by  the  fact  that 
the  North  and    '.est  entrance   stations  were  opened  15  days  later  than  last  year, 
the  East  Entrance  opened   26   days  later,   and   the   South   and  Cooke  Entrances   still 
remained  closed  to   travel.     Snow  conditions  have  prevented  opening  all  of  the 
park  roads  to   travel  even  at  the  present  date. 

520  -  Conditio" s  in  the  Park 

^eC«"se  of  the  heavy  snowfall  in  Karen  and  April,   and  the  continued  un- 
settled weather  throughout  May,    the  roa*  were  slow  to  open  for  travel  and  it 
was  not  unt:  1  May  15th  that  motorists  could  be  admitted.     On  that  date  tne 
North   and      est  p-ntes  were  onen^d  and  the  7;ast  gate  was  opened  to  travel  on 
the  26th.      It  will  probably  be   the  middle  of  June  before   travel  ispermitted 
over  the  South  Entrance  road  while  no  information  can  be  given  at  this  time 
as  to  when  it  will  be  possible  to  open  the  new  Northeast  Entrance  from  Red 
Lod^e   to   Cooke.      Neither   the  ^unraven  Pass  road  nor  the   Continental  Divide 
road  were  opened  to  travel  by  the  end  of  the  month. 

530  -  Visitors 

May  4  -  Robert  F.  Phillips,  Director,  Rotary  International,  shville, 
North  Caroline  in;  out  North  same  day.  Charles  Kroman,  District  Governor, 
Potary  Inte->~natioDal  ,  Miles  City,  Montana,   in  North;    out  North  on  May  4th. 

May  17  -  Mr.  0.  E  .P.  Shelley,  Red  Lodge,  Montana,  in  North;  to  Cooke 
with  Mr.  Emmert  and  out  North  17th. 

May  23  -  In  North,   out     est,    Butte   School  of  Mines  Student  Tour,   Butte 
'■'on tana.     There  were   20   in  party. 

May  27  -  /..  s.  Kenworthy,   Chief  Investigator,   Wyoming  Liquor  Commission, 
Cheyenne,     yoming. 

May  ?9  -  Frank  H.   Cooney,   Governor  of  Montana  in  North. 

600  -  Protection 

620  -  Fire  Protection 

No  forest  fires  occurred  during   this  month.     One  forest  fire  guard  was 
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hired  during  the  month  and  has  been  employed  in  inspecting ,  marking,  and  re- 
placing tools  in  various  fire  tool  caches  and  ranger  stations  throughout  the 
perk. 

900  -  .  i&ce ligneous 

Pos  toff  ice  -  Business  in  the  Post  Office  wag  slightly  above  normal  for  the 
month  or"  May. 

Request  has  been  made  to  open  postal  stations  at  Old  Faithful  and  Fishing 
Bridge  on  June  12th  instead  of  waiting  until  the  usual   time,  June  19th.     If 
this  is  granted,   it  will  necessitate  beginning  star  route  service  around  the 
park  on  the  same  date. 

Church  Services  -  Services  were   conducted  in  the  chapel  Sunday  evening, 
May  26th,  by  Rev.  L.  D»  Smith,   of  Livingston,  Montana,   and  on  Monday  evening, 
May  27th  by  Rev.    .ebster  H.  Clement,   Pastor  of  the  Lnglish  Lutheran  Church  of 
Livingston. 

Preliminary  steps  have  been  taken  to   provide  services  in  the  chapel  during 
the  tourist   season,   but  the  program  is  not  yet  complete. 

Hospital  and  Medical  -  Dr.  Budaeff  reports  10  home  calls  and  227  office  calls 
taring  the  month  of  May. 

sew 

During  the  month  of  May  the  E.C.W.  projects  did  not  progress  very  rapidly 
due  to   the   fact  that  the  entire  month  was  spent  on  camp  construction  and  con- 
structing a  sewer  line  for  the   camp.     Therefore,    the  number  of  men  released  for 
work  projects  was  small.     However,   on  the  25th  of  May  66  new  enrollees  arrived 
at  Mammoth  as  replacements  for  Company  2902. 

On  May  30th  Company  2902  was  transferred  from  YNP  #1  to  J-16,   Basin  camp 
near  ftest  Yellowstone,  Montana. 


The  regular  meettng  of  the  Federal  Employees  Union  No.  455  was  held  in 
the  Canteen  building  on  May  6th. 

The  price  of  gasoline   in  the  park  was  reduced  one-half  cent  on  May  15th, 
making  the  price  of  regular  gasoline  24-|{*  per  gallon  throughout   the  park,   with 
Ethyl  26^T  per  gallon  at  Maamoth  and  27?  in  the  interior  of  the  park.     The  price 
of  oil  remained  at  30#  and  25^. 

A  son  was  born  to  Park  Ranger  and  Mrs.  Jerry  P.  Yetter  in  the  Park  Hos- 
pital at  Livingston,  Montana  on  May  23d. 
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The  Mammoth  school  closed  on  May  24th  for   the  summer  an.    the   children  of 
the  co; muni ty  enjoyed  a  picnic  near  the  ?-mile  bridge,    in  which  most  of  the 
parents  and  the  children  participated. 

Tours  very  truly, 


J.  W.  Emmert, 
Acting  Superintendent. 
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(1935)  FP  151,  Game  Fence,  Buffalo.  View  of  temporary  fence  being 
erected  pending  moneys  for  a  proposed  rock  retaining  wall  along  this 
section.  Note  loop  highway  just  back  of  trees. 


(1935)  FP  598,  Hydro-Electric  Development.  View  of  reservoir  site 
with  run-around  30"  penstock  pipe  on  the  site. 
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io-35io^-598;  H^o-KlectPlc  Development.     View  of  penstock^reJch 
40   ,   looking  forward  from  Survey  Station  79.       Note  the   solid  foma^ 

tion  requiring  blasting. 
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(1935)  509,  ELk  Creek  Bridge.  View  of  bridge  site,  showing!^" 
made  windlass,  "A-  frames,  and  part  of  the  storage  site  from  the 

west  bank. 
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(1935)  509,  Elk  Creek  Bridge.  View  of  West  Tower  after  erection. 


(1935)  509,  Elk  Creek  Bridge.  View  of  cage  constructed  to  carry- 
workmen,  on  the  highline,  across  the  Yellowstone  River. 
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10505-2     Canadian  geese  and  nests,    showing  female  on 
nest  with  gander  on  guard. 


10505-5     Nest  of  Canadian  goose  containing  four  eggs, 
showing  the  structure  and  the  downy  lining  of  the  nest. 
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DEPARTMENT  OF  THE    INTERIOR 

NATIONAL    PARK    SERVICE 

TRAVEL      REPORT 


Iell°wst.one.. National   Park  for  the  Month  of 


This 
Month 


Increase  for 
Travel  Year 


This  This     Last 

Travel  Month  Travel 

Year  Last     Year  '' 

To  Date1  Year  To  Date'  Number   Percent 


■RIVATE   TRANSPORTATION: 
i.ars   first   entry,    .    .    . 


ars   reentry,    

Dtorcycles,   

Total  motor  vehicles,  . 

arsons  entering  via  motor 
chicles,  


Arsons  entering  via  other 
ilvate  transportation,  .  . 

"Total  persons  entering  via 
.private  transportation,  . 

rHER  TRANSPORTATION: 


Tsons  entering  via  stages, 
arsons  entering  via  trains, 
prsons  entering  otherwise,  . 
Total  other  transportation, 
¥AND  TOTAL  ALL  VISITORS,  .  . 
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Year   Year 
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l  omobiles  in  public  camps  during  month, 
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DEPARTMENT  OF  THE   INTERIOR 


NATIONAL    PARK    SERVICE 


REPORT        OF        PARK        REVENUES 


.Yellowstone National   Park   for  the  Month  of  May.*.  .1935 


irk   revenue  on  hand  beginning  of  month 

received,      

Total 

emitted,      

Li  hand  close  of  month,      


ark  revenues   received  this  year  to  date, 
ark  revenues  received  last  year  to  date, 

Increase,      

Per  cent  of  increase 


This 
Year 

Last 
Year 

$47.00 
5.15 

$26.15 
2,204.35 

52.15  2,230.50 

52.15  2,230.50 


$207,153.09 

131,074.37 
76,078.72 
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UNITED    STATES 

DEPARTMENT  OF  THE   INTERIOR 

NATIONAL    PARK    SERVICE 


STATUS      OF     PERSONNEL 
Yellow Et aie National   Park   for  the  Month  of  May,  .1935. 


This  Month 


This  Month  Last  Year 


I1  Appointed  !  Non-Appointed!' Appointed  'Non-Appointed 


mber  of  employees  beginning  of  month!  96 

^Reg".~12" 
3 
mber  of  additions... feSL 3„ 


Total 

mber  of  separations. 


H'MReg.   4 
3 


mber  of  employees  close  of  month 


*** 


i.mber  of  promotions  during  month. 


^gregate  amount  of  annual  leave  taken 
'igregate  amount  of  sick  leave  taken. ... 


£L_  __  J &£._. 

f  25 
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^0- 
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.  -Bag. 16. 
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116 


232 
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PW 
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Reg  c  18 
21 


PW 


33 


34 


1  jg  re  gate  amount  of  leave  without  pay /jjgcw 9  X-APT"'  1) 

ji Includes  42  PW 

Ucludes  1  appointment  for  April,  M    68  PW 

w    1  separation  for  &$rll«  ###    M    25  PW 

1   "   83  regular,  8  Pub.  'orks,        ###     "    85  PW 

and  16  ECW  employees. 
1   "  5^  days  for  April. 
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UNITED    STATES 

DEPARTMENT  OF  THE   INTERIOR 

NATIONAL    PARK    SERVICE 


ICCTRICITY  GENERATED .  SOLD,  USED,  ETC. 

Yellowstone  .  D  .  _   *u  ..  X1       May,  1935 
National  Park  for  the  Month  of 


This    This    Last       Increase  for 
This   Travel!  Month   Travel       Travel   Year 
th    Year    Last    Year 


To  Date   Year   To  Date   Number   Percent 


Current  generated,    .  6';  ,559     319,822     65,139     123,129     196,693  160 

Sold  to  park  operators,      .         .2,209  4,167       1,890         2,405         1,762  75 

I  So  Id  to  others,      

Furnished  to  other  Governmental 
agencies,   

Used  by  National  Park  Service 

lost  in  transit,  etc.,  .  . 

Total  current  generated, 


65,350 

315,655 

63,249 

120,724 

194,931 

161 

67,559 

319,822 

65,139 

123,129 

196,693 

160 

Amount  receivable  from  the  sale  of  electricity ■■ 


Indicated  by  K.  W.  H. 
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10-?. 62  DEPARTMENT  OF  THE   INTERIOR 

NATIONAL    PARK    SERVICE 

REI  RT  OF  '       NE  AND  TELEGRAPH  BUSINESS 
Yellowstone      National  Park  for  the  Month  of     m? >   1935 


This 

Month      ^rease   Percent 
Month   ,'Last  Y<  Increase 


LOCAL  BUSINESS 

piles  of  circuit  maintained, 582  545       37  6.8 

Ho.  of  telephores  connected, 247  218       29  13.3 

Ho.  of  measured  service  calls, 

Jio.  of  other  local  calls,   

tal  No.  of  local  calls,   10,820  11,675  -  855  -7.3 

-  load  in  calls  per  day,   529  550  -  21  -3.8 


jeceipts  from  measured  service  calls.   .  . 

"       "  coin  boxes,   

"       "   telephone  rental.   

TOTAL  RECEIPTS 

;NG  DISTANCE  BUSINESS 

do.  Outbound  calls,   435       332      103        31 

I.  Inbound  calls 367       326       41        13 


TOTAL  LONG  DISTANCE  CALLS 

Out    29 
:9   load  in  calls  per  day In    26 

from  Long  Distance  business,   .  . 


'ELECRAPH  BUSINESS 


isages  via  Western  Union. 
;sages  via 

TOTAL  MESSAGES 


teceipts  from  telegraph  business, 
m     of  money  transfer  messages, 
"  receipts, 
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PARTMENT   OF  THE    INTERIC 
NATIONAL    PARK    SERVICE 


STATUS     OF     AUTHORIZED     PROJECTS 
Tellowetone       '  National  Park  for  the  Month  of  May,    1935 


Percent     Percent     Percent 

Probable 

I  Description  of  Projects 

1  Constructed [ Constructed ' Constructed ' 

Date  of 

To  Date    This  Month'  Last  Month' 

Completion 

iP.   509  -  Trail  Bridges 


60 


40 


20 


7/15/35 


NO  OTHER  PROJECTS  ACTIVE 
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SUMMARY  CF  WEATHER  CONDITIONS 
at 

MAMMOTH  HOT  SPRINGS,  YELLOWSTONE  NATIONAL  PARK 

MAY,  1935 

The  month  makes  a  rather  sharp   contrast  with  May,    1934.      Last 
year  May  averaged  warmer   and  drier   than  any  other  May  in   the  Mam- 
moth Hot  Springs  record.      This  year,    while   no  new  records  were 
established,    it   was   a  markedly   cool  month,    and  precipitation,    though 
not  up   to   normal,    amounted   to  nearly   an  inch   and   a  third,   making  a 
greater  tctal    than   in   the    two  Mays   immediately  preceding. 

Mean   temperature  was   43.4°,    or  4.0   degrees  lower   than  normal, 
and  11.3  degrees   cooler   than  last  May.      It  was  10.0  decrees  warmpr 
than  April.      There  have   been  hut   two    cooler  Mays   since    that  of  1918. 
Daily  maximum  temperatures  averaged  15.6  degrees  lower   than   in  May 
last  3'ear,    and   daily  minima  averaged   7.1  degrees   cooler   than   in 
May,    1954.      The   highest    temperature    of   the  month,    67.3  on  the    Slst, 
is   conspicuous.      Cnly   four  Mays   have  had   a  lower  maximum   temperature, 
the   lowest   of  these  being   66°    in  1909.      Freezing   temperatures  were 
registered  on  14  days,    the  lowest  minimum  of  the  month  being  22' 
on   the  4th.      Two   days   was   the   longest    succession  of   days  with  mean 
temperature   above  normal.      At   the  end  of  April    the    total   of  the 
daily  departures   from  normal   temperature    since   the    first  of   the  year 
was  plus  l£g   degrees.      The    sum  of   the   daily  departures   for  May  was 
minus  122  degrees,    thus   establishing   an  pxact  balance   for   the   year 
to   date. 

The   total  precipitation  was  1.31   inches,    against   the  heaviest 
monthly  normal   of   the  year,    2.25   inches.         .01   inch    or  more   fell   on 
15   days,    with   the  greatest   amount   for  24   consecutive  hours   en   the 
30th-31st,    when   0.49    inch    fell.      This  year's  May    tctal   has  been   ex- 
ceeded  five   times   in  the  last  preceding  10  years,    seven   times   in  14 
years,    and   34  times   in  the  last  preceding  46  yesrs.      The  precipita- 
tion deficit   since  January  1   amounts   to  2.04  inches;    last  yecr   at 
the   close   of  May  it   was  4.94   inches.      Unmelted   snowfall   amounted   to 
0.2   inch,    bringing   the    seasonal    snowfall   total    to  123.6   inches.      Only 
four   seasons  have  had  more. 

There  were   4   cloudy,    12  partly   cloudy,    and   15   cloudy   days.      T7inds 
were  mere  variable   than  usual,    but    southwest  predominated.      The   aver- 
age  velocity  was   8.2  miles  per   hour,    with   a  maximum  for  a  5-minute 
period  of  30  mil^s,    from  southwest,    en  the   16th.      The  monthly  per- 
centage  of   sunshine  '"as   48. 

W.    T.    LATHR0P,   Meteorologist. 
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United  States 
Department  of  the  Interior 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  Wyoming 


May  1,  1935 


CIRCUIT  NO.  5 


Effective  May  26,  1935,  and  until  further  notice,  all  waters  in  Yellow- 
stone National  Park  will  be  open  to  fishing,  with  the  following  exceptions. 

LAKES:  Fish  lake,  Shrimp  lake,  and  Buck  lake,  near  Soda  Butte;  Riddle 
lake  and  Duck  lake,  near  West  Thumb;  and  Fern,  Tern,  and  White  lakes  on  the 
Ilirrow  Plateau. 

STREAMS :   Pebble  creek,  for  its  entire  length;  Campanula,  Cougar,  Duck, 
Maple,  and  Gneiss  creeks  for  their  entire  lengths  inside  of  the  park.   All 
streams  trapped  by  the  Bureau  of  Fisheries  shall  be  closed  from  the  mouths 
of  the  streams  and  up  the  streams  for  a  distance  of  three  miles  above  the 
traps.   Indian  creek,  Panther  creek,  Glen  creek,  and  the  Upper  Gardiner 
river,  above  the  water  supply  intake,  shall  remain  closed  to  fisliing  until 
further  notice. 

SPECIAL  AREAS:   The  Yellowstone  river,  from  one  hundred  and  fifty 
yards  above  Fishing  Bridge  to  the  Upper  Falls,  shall  be  closed  to  fishing 
until  June  20. 

SPECIAL  LIMITS:   Five  fish  per  day  limit  shall  be  in  effect  in  areas 
within  a  one  mile  radius  of  the  Fishing  Bridge  and  the  Lake  Hotel  and  West 
Thumb  boat  docks.   Parties  taking  boat  trips  to  or  fishing  in  remote 
sections  of  the  Yellowstone  lake,  or  in  sections  of  the  Yellowstone  river, 
which  lie  outside  of  the  special  limit  areas,  shall  be  allowed  the  limit 
of  ten  fish  per  day. 

Streams  trapped  by  the  Bureau  of  Fisheries  will  be  posted  by  them; 
all  other  streams  will  be  posted  by  the  district  rangers. 


FISHING  REGULAT    IONS 

Ten  fish  per  person  shall   constitute   the   limit   for  a   day's  catch,   except 
in  certain  waters  where   the  limit  may  be  decreased  or  increased   as   indicated 
by  posted  notices.      No  person   shall  have    in  his  or  her  possession  at   any  one 
time  more   than  two  days'    catch. 

The   use   of  live  minnows  for  bait    is   prohibited  in  Yellowstone  National 
Park. 


Roger  W.   Toll 
Superintendent 
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United  States 
Department  of  the  Interior 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  Wyoming 


May  6,  1935 


CIRCULAR  NO.  6. 


The  following  Protection  Department  station  and  duty  assignments  for 
the  summer  of  1935  will  become  effective  as  soon  as  rood  conditions  will 
permit  the  necessary  transfers. 

HEADQUARTERS 

Francis  D.  LaNoue ,  Acting  Chief  Ranger.   In  charge  of  all  protection 

department  activities. 
Haynard  Barrows,  Acting,  Assistant  Chief  Ranger.   In  charge  of  Forestry. 
Albert  E.  Elliott,  Acting  Assistant  Chief  Ranger.   In  charge  of  the 

Chief  Ranger's  office. 
Curtis  K.  Skinner,  Acting  Assistant  Chief  Ranger.   In  charge  of  field 

inspections. 

SPECIAL  ASSIGNMENTS 

George  W.  Miller,  Assistant  Chief  Ranger.   In  charge  of  E.C.W. 
Rudolf  L.  Grimm,  Park  Ranger,  Range  Study,  with  headquarters  at  the 

Ga.rr.j  Preservation  Ranch. 
Guy  E.  McCarty,  Park  Ranger.   Fish  Study,  with  headquarters  at  Norris. 
Lee  L.  Coleman,  Park  Ranger.  The  Antelope  Creek  Buffalo  Corral. 

RANCHES 

Buffalo  Ranch:  Harry  Trischman,  Chief  Buffalo  Keeper. 

Tom  Phillips,  Assistant  Chief  Buffalo  Keeper. 
David  W.  Pierson,  Buffalo  Herder. 

Lower  Slough  Crook  Ranch:   John  Bauman,  Park  Ranger  in  Charge. 

MAMMOTH  DISTRICT 

Gardiner  Station:   Gerald  P.  Yotter,  District  Ranger. 

TOWER  FALLS  DISTRICT 

Tower  Falls  Station:   E.  LcRoy  Arnold,  District  Ranger. 

SODA  BUTTE  DISTRICT 

Soda  Butte  Station:   John  W.  Jay,  District  Ranger. 
Cooke  Station:   Jack  J.  McNutt,  Park  Ranger. 
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WEST  YELLOWSTONE  DISTRICT 

West  Yellowstone  Station:      W.    S.   Chapman,    District  Ranger. 
Gallatin  Station:      W.    Loon  Evans,    Park  Ranger. 

BECHLSR  RIVER  DISTRICT 

Bechler  Station:     Judson  Rhoads,    District  Ranger. 

SNAKE  RIVER   DISTRICT 

Snake  River  Station:      Walter  H.   Garomill,    District  Ranger 

Thomas  K.   Garry,    Park  Ranger. 

LAKE  DISTRICT 

Lake  Ranger  Station:      F.   Sheldon  Dart,    District  Ranger. 
West  Thumb  Station:      Robert  Beal,    Park  Ranger. 

OLD  FAITHFUL  DISTRICT 

Old  Faithful  Station:      George  Walker,   District  Ranger. 

CANYON  DISTRICT 

Canyon  Station:      Frank  H.   Anderson,   District  Ranger* 

SYLVAN  PASS  DISTRICT 

Sylvan  Pass  Station:      Edward  E.    Ogston,    District  Ranger. 

THOROFARE  DISTRICT 

Thorofare   Station:      District  Ranger   to  be   designated  at   a   later  date, 


Roger  W.   Toll 
Superintendent 
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United  States 
Department  of  the  Interior 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  Wyoming 


May  11,  1935 


CIRCULAR  NO.  7. 


The  following  regulations  will  govern  the  entrance  and  travel  of  motor 
vehicles  in  the  park  during  the  1935  season: 

Park  Tourist  Travel;  The  park  tourist  traffic  will  be  handled  in 
accordance  with  the  regulations  already  in  existence  for  the 
handling  of  the  different  classes  of  park  tourist  travel. 

Employees*  Cars:   All  employees'  cars  will  be  admitted  without 
charge.  This  applies  to  motor  vehicles  which  are  owned  and 
driven  by  any  or  all  employees  of  the  National  Park  Service, 
other  cooperating  Governmental  agencies,  Park  Operators,  and 
contracting  agencies,  where  the  employee  is  to  be  employed  within 
the  boundaries  of  Yellowstone  National  Park. 

A  special  windshield  sticker  and  a  special  employees'  per- 
mit will  be  issued  for  employees'  cars  upon  presentation  of 
satisfactory  evidence  that  the  owner  and  driver  of  the  vehicle 
has  an  employment  contract  with  one  of  the  above  named  agencies 
and  is  reporting  for  duty  directly  upon  entering  the  park. 

Employees  will  be  required  to  show  ownership  of  the  car 
they  are  driving  upon  entry.   Cars  owned  or  driven  by  friends  or 
relatives  of  an  employoe,  and  which  are  used  only  to  transport 
the  employee  from  some  outside  point  to  his  place  of  employment 
within  the  park,  and  which  are  not  to  be  retained  in  the  possession 
of  the  employee  during  the  period  of  his  employment  in  the  park, 
shall  be  charged  the  regular  motor  vehicle  permit  fee. 

Should  an  employee  uron  entering  the  park  fail  to  make  it 
known  that  he  is  an  employee,  and  is  charged  the  $3.00  entrance 
fee  it  cannot  be  refunded  at  a  later  date. 

Motor  vehicles,  whose  occupants  are  entering  the  park  in 
search  of  employment  and  are  without  a  rreviously  arranged  em- 
ployment contract,  shall  be  classified  as  regular  tourist  travel 
and  entrance  fees  collected  accordingly. 

In  cases  where  park  visitors  enter  the  park  and  secure  em- 
ployment within  the  park  after  they  have  paid  the  regular  en- 
trance fee,  the  fee  shall  be  retained  by  the  Park  Service,  and 
such  motor  vehicles  shall  be  considered  as  regular  Park  Tourist 
Travel. 
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This  permit  will  be  used  for  both  permanent   and  temporary  em- 
ployees.    The  mimeographed  permit   formerly  used  for  permanent  em- 
ployees will  be   discontinued.      All  employees'    permits  will  be   issued 
at    the  gates. 

It   is  further  understood  that   in   cases  where   employees   are 
dismissed  by  any  of   the  above  named  agencies  and   leave  the  park, 
they   shall   be   charged  the  regular  motor  vehicle   entrance   fee  upon 
their  re-entry   to   the   park,    unless   they  present   satisfactory 
evidence  that  they  are   again  entering  under   contract  of  employ- 
ment. 

For  the  purpose  of  keeping  accurate  travel  statistics  all 
employees'  cars  will  be  entered  once  and  counted  on  exit  once, 
after  that   they  will  be   considered  as  local  travel. 

Park  Operators:     Motor  equipment   owned  and   operated  by  the  Park 
Operators,    when  properly  equipped  with  the   operator's   license 
plates,    will   be  passed   through  all  gates  of  the  park. 

Contractors'    Traffic:      All  motor  equipment  owned  by  contracting 
agencies  which  are   operating  within  the  park  shall  be  passed 
through   all  of  the  gates  of   the  park  providing  that   such  motor 
equipment    is  properly  equipped  with  the   agency's   license  plates 
and/or   state   license   plates  or  with  other   satisfactory  indentifica- 
tion  markings. 

Private  Trucking  Operators:      Private  truck  operators  engaged   in 
hauling  for   the  Park  Service   or   for  contracting   agencies  engaged 
by  the  Park  Service  will  be   permitted  to   enter   the  park  on  pre- 
senting letter   from  contractor  or  the  Park  Service.      Private 
truck  operators  engaged   in  hauling  through  the  park  where  the 
hauling   is   in  no  way  connected  with  the  Park  Service  or  its 
operation  will   be  charged  only  the   special  hauling  permit  of 
$20.00  for  trucks  of  1   3/4  tons  capacity.      These  permits     will 
be   obtained  through  Mr.    Joffe. 


J.   W.   Emmert 
Acting  Superintendent 


0 


i 


O  3 

UNITED  STATES 
DEPARTMENT  OF  THE  INTERIOR 

NATIONAL  PARK  SERVICE 
Yellowstone  National  Park 
Yellowstone  Park,  Wyoming 

CIRCULAR  NO.  8  May  20,  1935 

TO:   Mr.  LaNoue  Mr.  Katus 

Dr.  Bauer  Mr,  Dale 

Mr.  Lord  Mr.  Watson 

Mr.  Bowman  Mr.  Nielson 

Mr,  Tompkins  Mr.  Holman 
Mr.  Roylance 

The  policy  heretofore  has  been  to  charge  all  temporary  employees  for 
three  meals  a  day  while  in  the  Park  and  on  duty,  whether  eaten  or  not. 

Beginning  this  date,  this  policy  will  be  liberalized  to  this  extent: 
All  temporary  appointed  employees  may  be  allowed  to  designate  what  meals 
they  choose  to  take  from  our  messes.  For  instance,  if  a  certain  employee 
does  not  desire  breakfast,  he  will  be  permitted  to  miss  this  meal  and  not 
be  obliged  to  pay  for  it,  providing  arrangements  are  made  in  advance. 
These  arrangements  must  be  made  through  Chief  Clerk  Hundley's  office. 

Such  arrangements  must  be  abided  by  consistently;  that  is,  if  a  tem- 
porary elects  to  take  lunch  and  dinner  only  at  our  messes  and  be  charged 
just  for  those  two  meals,  we  will  expect  that  person  not  to  ask  for  inter- 
mittent breakfasts,  or  other  meals  likewise. 

Unless  arrangements  are  made,  all  temporaries  will  be  charged  for  the 
three  meals  per  day,  whether  eaten  or  not,  while  they  are  in  the  Park  and 
on  duty. 

Any  cases  of  employees  in  travel  status  for  which  unusual  procedure 
should  apply,  should  be  referred  to  the  department  head  who  must  take 
these  cases  up  individually  with  Chief  Clerk  Hundley. 


Roger  W.  Toll, 
Superintendent . 
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UNITED  STATES 
DEPARTMENT  OF  THE  INTERIOR 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  Wyoming 


CIRCULAR  NO.  9  May  27,  1935 

All  per  diem  employees  will  be  charged  for  three  meals 
per  day  on  days  that  they  work.   On  days  when  they  are  off  duty  and 
no  pay  is  drawn,  they  will  be  charged  for  meals  actually  eaten,  pro- 
viding they  notify  the  cook  at  least  four  hours  in  advance  of  those 
meals  that  they  wish  to  miss. 

Three  meals  per  day  will  be  served  at  all  messes,  and 
meal  hours  will  remain  unchanged  until  further  notice. 


Roger  W.  Toll, 
Superintendent . 
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riTED  STATES 
DEPARTMENT  OF  THE  INTERIOR 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  V/yoming 


CIRCULAR  NO.  10  May  27,  1935 


In  order  to  reduce  the  damage  caused  by  bears,  it 
is  desired  that  they  shall  not  be  attracted  to  populated  areas. 
The  cooperation  of  employees  in  this  matter  is  requested. 

The  feeding  of  bears  by  government  employees  is 
prohibited.  Violation  of  this  regulation  will  be  punishable  ty 
suspension  from  duty  and  pay  for  one  day  for  the  first  offense. 


Roger  W.  Toll, 
Superintendent. 
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United  States 
Department  of  the  Interior 

National  Park  Service 
Yellowstone  National  Park 
Yellowstone  Park,  7/yoming 


May  27,  1935 


CIRCULAR  #  11. 

This  circular  is  issued  to  call  attention  to  and  change  the  last 
paragraph  of  Circular  #  7,  issued  May  11,  1935.   The  last  paragraph,  con- 
cerning Private  Trucking  Operators  should  be  corrected  to  read  as  follows; 

"Private  truck  operators,  engaged  in  hauling  for  the  Park 
Service  or  for  contracting  agencies  engaged  by  the  Park  Service 
will  be  admitted  to  the  park  without  paying  the  regular  entrance 
permit  fee,  provided  they  are  able  to  present  a  letter  from 
the  Park  Service  or  the  contracting  agency,  or  other  satisfactory 
evidence  indicating  that  they  are  engaged  as  such.  Private 
truck  operators  engaged  in  hauling  through  the  park,  where  the 
hauling  is  in  no  way  connected  with  the  Park  Service  or  its 
operations,  will  be  charged  the  special  hauling  permit  fee  of 
$20.00  for  trucks  of  one  and  three  quarters  tons  capacity  or 
under,  and  $40.00  for  trucks  of  over  one  and  three  quarters  tons 
capacity. 


Roger  W.  Toll 
Superintendent 
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